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BILL NO. S-74-08- 0 


SPECIAL ORDINANCE NO. S- /3 3 '7 

AN ORDINANCE approving Change Order No. 3 
in connection with the Stormwater Demonstration Project 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. That Change Order No. 3 to Bowen Engineering 
Corporation in connection with the Stormwater Demonstration Project in the amount 
of $5,798.31, which is a Federal funded project, as set out in the specifications 
is hereby in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor. 



Councilman 


APPROVED AS TO FORM 

AMI 



7 












Read the first time in full and on motion by M\-i ■/Icicle' seconded by 

■ J' : '/l T/'L'j ,r){yf , and duly adopted, read the second time by title and referred 

to the Committee o n yi ( and■ ther~CT 1 -,v~PIan 

Gomm±e'sibn"f 6 r recommendation)- -and- -Public-• -Hearing-to- be -held after due legal notice, 

at- the Council Chambers, City-County Building Fort- Wayne, - Indiana, on- _ 

*h a - _.,. .—v-S ay of _ - 197 at 


JSzteiock P.M;yE7S7T7 " 

Date s Q_Z, 7 3”' 7 


Read the third time in full and on motion by 


seconded b y (). 1 /Y y~u d;P 

Passed (MST) by the following vote: 



_, and duly adopted, placed on its passage. 


AYES 


BURNS 
HINGA 
KRA.US 
MOSES 
NUCKOLS 
SCHMIDT, D. 
SCHMIDT, V. 
STIER 
TALARICO 
DATE: 


X. 


NAYS 


O 


ABSTAINED 


ABSENT 





tp-wit; 






CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana 

* 

as (-g ening M ap) (General) (Annexation) (Special) (Appre^^&n^ Ordinance 
No. /33-7^ 


__ on the ^ 
ATT-EST: (SEAL) 


197V. 

g& 

‘S - ; r- ,. --- 

Presented by me to the Mayor of the City of Fort Wayn^mi^inh, on the <£8jt L^ 



' ° A ’ 

.. - ■ // // • •• 


CITY CLERK 


day of_ 


UAA4M&L 


/9.M..E.S.T 


,5 197 7 at the hour of //•' £ 7 ) o > clock 


£)■ IUm£u^ 


CITY CLERK 


Approved and signed by me this <77-77 day of fjj 
at the hour of 'V' 0)9 o * clock _ 



197_ 


f. M.,E.S^&? 
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V. 



approving Change Order No. 3 in connection with the Stormwater Demo. R$±mli,QD_ 
Project.____ _ ______—--- 
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CUAMGi: OPPER NO, 3 


- A 7 ^ - / A 


7/ 


-i d 

** J? 




Bowen Engineering Corporation 


P. 0. Box 40471 


■Indianapolis, Indiana . 46240 


• You are hereby author! 

.zed to make 

the 

following additions and/or 

deductions to 

your contract amount. 




* 

•• • 

Previous 

- 


* 

Net Change 

Revised 

Contract Amount 

Increase 


Decrease 

C&Edm# (Add) 

Contract Amount 

TOTAL $ '1,301,791.50. $ 

5,793.31 

$ 

- 0 - 

$ 5.798.31 

$ 1,307,589.81 


Description of Change: ' . i"".' 

Item No. - 1 

Furnish only one (1) six-inch'Midland 
Model AFPN—15, submersible sump pump for 
standby use in the pump station wet-well, 
including 70 feet of electrical cable and 
50 feet of hoist chain. • ' 

Item No. 2. 

Furnish and install one _ (1) ten-inch 
diameter Kills-McCanna rubber-lined 
diaphragm valve, suitable.for chlorine 
use^ to be installed on the new chlorine ' ■ 

solution line just upstream of the new 
chlorine contact channel, including the 
necessary accessories including a manhole 
to provide a complete Installation. 

Item No. 3 

Provide and install a 3/4-inch Marine 
plywood door in the discharge channel of 
the screening building, including 

3/4" Marine plywood 37.S3 

Stop angles, incl. anchor bolts • * 20.00 

Hinges, 3 pr. Q $4.00 per pair ' 12.00 

15% Material Markup 10.48 

• ' Labor - 8 hrs. @ $15.00 per hour '120.00 


ADD 

* • 

RECOMMENDED: . -APPROVED: 



2,895.00 


2,703.00 



200.31 
• $5,798.31 



BOWEN ENGINEERING CORPORATION 
contrXc™ 





CITY- OF FORT WAYNE, F’DLDP 


OWNER 



- 7-/A 


Titla Ito hoard of Public Vorkn 












































DIGEST SHEET 


Admn. App r. 




- 7 /' o#-oc> 


TITLE OF ORDINANCE: r.hangp Order No. 3 to Bowen Engineering - Stormwater Demostr ation 

DEPARTMENT REQUESTING ORDINANCE: Board of Public Works _ 

SYNOPSIS OF ORDINANCE: Covers Change Order No. 3 in amount of $5,798.31 of Bowen 


Engineering Corporation in connection with the Stormwater Demonstration Project. 

See attached for items covered by change. 





EFFECT OF PASSAGE: Successful completion of project. 


EFFECT OF NON-PASSAGE: Elimination of certain items deemed necessary. 




MONEY INVOLVED (Direct Costs, Expenditures, Savings): 

$5,798.31 - Federal funded project 



ASSIGNED TO COMMITTEE (J.N.): 



EIS/ss 





































